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“General Carter 


This report was prepared jointly by the Director 
of Logistics, the Director, National Photographic biter- 
pretation Center, and a represéntative of the Comp- 
troller with the assistance of representatives of the 
General Services Administration. 


Sigil 
LK, White 


4 February 1963 
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04 FEB 1963 


MEMORANDUM FOR: Deputy Director of Central Intelligence 


suet: Case tory of] 


1. This memorandum ie fog geformation only. 
2. A case history en[ + summarized tn the 


following paragraphs. 


3. On 19 January 1961, NSCID No. 8 gaaigned to the Director of Central 
Intelligence the responsibility for the operating of a National Photographic Inter- 
pretation Center (NPIC) as a service of comasen concern to the intelligence com- 
munity. The Photographic Intelligence Center, CIA, had outgrown its quarters 
in the Steuart Building prior to the eateblishment of NPIC. Laboratory space 
approaching that necessary for full empioitation of increasingly sophisticated 
collection systems was not available. A facility was needed to accommodate 
additional persommel, and more complex and space-consuming equipment, with 
&@ growth potential for foreseeable systems 00 be utilined in future yeara. Com- 
prehensive studies made it apperent that space wes a critical item in the future 
of NPIC. Detailed historical background is ingluded in Enclosure 1. 


4. The systems to be utilized in the expanded facilities required special 
considerations regarding vibration, duat, humidity, temperature controls, 
special lighting, air handling systems, as well as stringent security needs. The 
operation required large areas for photographic processing and developing, mixing 
of chemicals, housing of computers, ‘ascommodating mensuration equipment, ex- 
perimental laboratory space, and storing vast quantities of reference material. 


S. The NPIC personnel planning figure hes for several years been im the 
neighborhood This consists of[ Agency personnel to be on board 
during Fiscal Year 1964 and has been included in the Fiscal Year 1964 budget 
submission, approved by the Bureau of the Budget. The remainder are personnel 
from the militery services expected to be on duty at the Center. (Enclosure 2.) 


6. After reviewing « wide variety of plans based on NPIC's rements 
and the availability of space in the area, the decision to remodel 
to house NPIC was made. Although initially planned for completion by Auguat 
1963, a letter to the Director of Central Intelligence from the Special Assistant 


GROUP 4 : 
Excluded from automatic 
ticwnerading and 
decheetileation 
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: ‘te the President in October 196) streseed the need for utmost speed and effort 
t eemplete the new NPIC faciiigy, The Agency therefore undertook to com- 
plete the construction by 31 Decegyper 1962 and to begin operations in the new 
building immediately thereafter. (Eneloaure 3.) 


7. Because of the decisien to begin construction as early as possible, 
original estimates were made MM October 1961 without benefit of even prelimi- 
nary plans and specifications. These origteal estimates were based on the 
limited information avaiieble and represented the best judgment of the Archi- 
tect-Engineer, the Public Buildings Service anf Agency representatives. In 
November 1961, the Architect-Engineer submitted a preliminary construction 
cost estimate of $6,900,050. This did met include certain demolition costs and 
Architect-Engineer and Public Buildings Service charges. On this basis, a pre- 
liminary over-all estimate of $8, 000, 000 was arrived at for the complete project. 
On 15 January 1962, the Contractor was directed to prepare an estimate based 
on final plans and specifications as they became available. At this point, it be- 


came apparent that the mechanical equ because of its size and character, 
should be housed outside 8 added to the 
scope of the project. In Ap when final plans and specifications were 


available, the estimate was revised upwarg to $12,750,000. The Comptroller's 
request for approval to spend this amount and to obtain the additional funds 
through @ release from the contingency Reserve was approved on 24 Apri! 1962 
by the DDCI and subsequantly by the Bureau of the Budget. A complete Budget 
and Financial Chronology is included tm Enclosure 4 and a detailed explanation 
of the increase in estimated cost of $5,904, 235 is explained in Enclosure 5. 


8. The General Services Administration (GSA) bas committed $10, 861, 297 
of the $12,730, 000 made available to them for the project. It is estimated that 
an additional $1, 012, 013 will be required far completion of payments on the basic 
construction contract, change orders not yet pegotiated, completion of payments 
for GSA supervision and inspection, moving costs and Architect-Engineer fees. 
The oe ie summarized as follows: (See Enclosure 6 for summary of eati- 
mated costs, 


Total Funds Authorized $12, 750, 000 
GSA Expenditures or Obligations $10, 861, 297 
Projected Estimates to Completion 1,012,013 11, 873, 310 


Eotimated Surplus $ 876,690 


_ 9» GSA estimates a total of 432, 000 aq. ft. of floor space for the 
two buildings. (Five and one-third floors in all of Building 

te cost per sq. ft. will therefore be $27.50. Of the total 
cost, $2, 914, 000 is estimated by GSA 24 being required for construction to meet 
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as re requirements of NPIC. ‘Caalaite 7.) Additionally, $1,000, 000. 

: ‘ see conservative value placed by GRAvengincers on the costa of expediting 
the construction, such as acceleration of various subcontracts, use of more 
readily available but more costly material, increased costa to suppliers, trans~- 
portation, additional fees, and overtime. Deducting the $3, 914,000 from the 
total cost of the renovation leaves $7,959, 310 which would have been incurred 
for a limited laboratory-general purpose type fgeility with normal construction 
time allowed. Such a coat would hive averaged approximately $18.50 per sq. ft. 
(Enclosure 8.) 


10. NPIC established the requirement for a briefing facility with e seat-— 
ing capacity for approximately 150. Intelligence community committees such 
as the Joint Atomic Energy Intelligence Codagnittee (JAEIC), the Guided Miesile 
and Astronautic Intelligence Cosamittee (GHAIC), and Scientific Intelligence Com- 
mittee (SIC), when assembled with their full staffs and other personne! concerned, 
routinely required seating in excess of the capacity of the old Steuart Building 
room. Briefings often have been mage than 100 per cent oversubscribed, thereby 
forcir.g th: Center to provide briefingy in triplicate. This requirement was justi- 
fied in light of the importance of the briefing program to NPIC operations and the 
projected multi-purpose use of the room by NIC, CIA, the military services, 
and the intelligence community. Design of the area included installation of a 
teleprompter system, revolving and sliding display pancis and specially adapted 

projection equipment to provide for the optimum use of the room. 


ll. An analysts of possible egyings in construction costs in areas other 
than those of a technical nature or changes in basic design has been made. The 
external parts of the buildings, the lobby, cafeteria, the corridors and various 
administrative areas throughout the buildings are areas for possible savings. A 
total of $27, 000 can be identified as pos#ihle savings by the elimination of plenters, 
paneling, granite canopied sidewalk curbs, granite panels in the fifth floor windows, 
redwood paneling in the cafeteria, and quarry tile in the patio. Assuming that a 
nurber of additional miner substitutions could have been made, GSA officials be- 
lieve thet the maxiraum material savings would not exceed $50,000. (Enclosure 9.) 


12. All of the furniture purchased( si in. accordance with 25 
Federal Specifications (established government contracts) except that in the 
library, lobby, and reception area. The furniture in these areas was obtained 
on open bid and did not cost more than equivalent Federal Specification furniture. 


13. Joint GSA-CIA controle were exercised throughout the design and can- 
struction. A special Agency Building Project Staff was formed to resolve project 
design conflicts and problems. GSA assigned a full-time engineer to supervise 
on-site construction. The Architect-Engineer firm assigned on-site personnel 
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to provide eitée Maison between the Cempractor, the Agency, and the A&Z 

fab A iesagieas fer Constructio:: Completion and Cecupancy was developed 
approved. Coat contrel was accomplished by auditors and eatimat 

GSA. (inelosure 10.) | - aaa: 


14, in summary: 


ae A requirement £67 « plant to accommodate approximately 
[___was carefully developad aud approved. Fuada for the! {| 
petecanel were included in tue Pimeal Year 1964 budget 
approved by the Bureau of the Budget. 


b. The final cost is estimated te be $11, 875,910, of which 
$2, 914, 900 ia attributable to the unique requirements of NPIC and 
$1, 000, 000 to the telescoping of the plgmning and conztructton 20 as 
to complete construction by $1 December 1962 in lieu of August 1963, 


re eae final cost ts catimated to be approxtinete 

aq. ft. Buchuding the $5,914, 000 cited above, the cost per sq. ft. 
would have been about $14.50. The analysis of costs involved indicates 
a favorable comparison with other GSA projects. 
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Deputy Director of Central Intelligence 


case uistory of id 


1. This memorandum is for information only. 


2. A case history] iS stmmardizcd 
in the following paragraphs. 


3. On 19 January 1961, NSCID No. 8 assigned to the Director 
of Central Intelligence deen the responsibility for the operation 
of a National Photographic Interpretation Center (NPIC) as a service 
of common concern to the intelligence commumity. The Photographic 
Intelligence Center, CIA, had oytgrown its quarters in the Steuart 
Building prior to the establishment of NPIC. Laboratory space ap- 
proaching that necessary for full ‘exploitation of increasingly so- 
phisticated collection systems was ‘not available. A facility was 
needed to accommodate additional personnel, and more complex and 
space consuming equipment, with a growth potential for foreseeable 
systems to be utilized in future years. ’.. Comprehensive studies made 
it apparent that space was a critical item in the future of NPIC. 
Detailed historical background is included’ in Enclosure l. 


h, The systems to be utilized in the expanded facilities re- 
quired special considerations regarding vibration, dust, humidity, 
temperature controls, special lighting, air handling systems, as 
well as stringent security needs. The operation required large 
areas for photographic processing and developing, mixing of chemi- 
cals, housing of computers, accommodating mensuration, equipment, 
experimental laboratory space, and storing vast quantities of 
reference material. a 


5. The NPIC personnel planning figure has for several years 
peen in the neighborhood of[__| This consists io a ear 
personnel to be on board during FY 64 and has been included in the 
FY 64 budget submission, approved by the Bureau of Budget. The 

are personnel from the military services expected 
to be on duty at the Center. (closure 2) 
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SUBJECT: Case History on Buildings[ ss 


6. After reviewing a wide variety of plans based on NPIC's 
requirements and the availability of space in the area, the de- 
cision to remodel[ st house NPIC was made. Although 
initially planned for completion by August 1963, a letter to the 

. Director of Central Intelligence from the Special Assistant to the 
President in October 1961 stressed the need for utmost speed and 
effort to complete the new NPIC facility. The Agency therefore 
undertook to complete the construction by 31 December 1962 and to 
begin operations in the new building immediately thereafter. 
(Enclosure 3) 


: C4 4% 
7. Because of the decision to ae construction as early 
as possible @ original estimates were made in October 1961 with- 
out benefit of even preliminary plans end specifications. These 
original estimates were based on the limited information available 
and represented the best judgment of the Architect-Imgineer, the 
Public Buildings Service and Agency representatives. In November 
1961, the Architect-Ingineer submitted a preliminary construction 
cost estimate of $6,900,000. ‘This did not include certain demoli- 
tion costs, Architect-Engineer charges; and Public Buildings Service 
charges. On the basis of this) a@ preliminary overall estimate of 
$8,000,000 was arrived at for the complete project. On 15 January 
1962, the Contractor was directed to prepare an estimate based on 
final plans and specifications as they became available. At this 
point, it became apparent that the mechanical equipment, because 
of its size and character, should be housed outside of Building 
was added to the scope of the project. In 
pr: en plans and specifications were available, the 
estimate was revised upward to $12,750,000. ‘The Comptroller's 
request for approval to spend this amount and to obtain the addi- he 
tional funds through a release from the contingency Reserve was Syhie feent ¥ 
approved on 24 April 1962 by the DDCI eaéthe Bureau of Budget orm mn OY 
A complete Budget and Financial Chronology is included in Rnclosure } = 
4 and the detailed explanation of the increase in estimated cost fpf, 
of $5,204,235 is explained in Enclosure 5. ws 
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8 
of payments on the basic construction contract, change orders not 
yet negotiated, completion of payments for GSA supervision and 
inspection, moving costs and Architect-Ingineer fees. The figures : 
are summarized as follows: (dec fwolione 6 fr dora 04 of Lain Red rita) 


Total Funds Authorized $12,750,000 
GSA Expenditures or Obligations $10,861, 297 . 


Projected Estimates to Completion 1,012,013 11,873, 310 | } 
| — } 
Estimated Surplus é 


| : esa e@me estimates a total of 432,000 square feet of gross floor 


space for the two buildings. .(Five and one-third floors in Building 4 
APRLES“bSst per square foot if Fore. 
e total cost, 2914,000 is estimated by GSA as being required 


for construction to. meet peculiar requirements of NPIC. (closure 
7) Additionally, $1,000,000 was a conservative value placed by GSA 
engineers on the costs of expediting the construction such as acceler- 
ation of various subcontracts, use of more readily available but more 
costly material, increased costs to suppliers, transportation, addi- 
tional fees and overtime. Deducting the $3,914,000 from the total 
cost of the renovation leaves $7,959,310 which is—the—estimeted..cost 
that would have been incurred for renovation.ifi+-nad-been a limited 
laboratory~general purpose type facility with normal construction 


time ee Such a cost would have averaged approxi- 
mately $18.80 per square foot. (Enclosure 8) 


/@. 9 MPIC established the requirement for a briefing facility 
with a seating capacity for approximately 150. Intelligence community 
committees such as Joint Atomic Energy Intelligence Committee (JAEIC), 
Guided Missile and Astronautic Intelligence Committee (GMIAC), and. 
Scientific Intelligence Committee (SIC), when assembled with their 
full staffs and other personnel concerned, routinely required seating 
in excess of the capacity of the old Steuart Building room. Briefings 
often have been more than 100 percent oversubscribed, thereby forcing 
the Center to provide briefings in triplicate. This requirement was 
Justified in light of the importance of the briefing program to NPIC 
operations and the projected multi-purpose use of the room by NPIC, 
CIA, the military services, and the intelligence community. Design 
of the area included installation of a teleprompter systen, revolving 
and sliding display panels and specially adapted projection equipment 
to provide for the optimum use of the room. 
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5. ‘Tam Congressional Budget for FX 1963 reflected for FY 1962, 
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vanced to GSA im FY 1961. 
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1962. 
q- Pollowing is « suneary of the above actions which sivaredl 


Pilg ap aadihed earner tra pudiemamnage a 
related expenses, a1 


$ 358,000 


44 196e Agportionamnt Schedule Pv vseuses Batasene 7,100, 0 
FE 1962 Apportionment Gohedole $5.0.:.-0-seecse.+s 2,128,000 
oo for BFIC and transferred, | 
FI 1962 Apportionment Schedule $28.0.....00cecee: 3,664,000 
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23 Mey 1962 


fhie is in response to your request for an enslysis of the insreased 
estieste for construction for the Hetional Photographic Interpretation 
Center 


Ag 9 beekground to « detafled teweekout of estinsted costs, it mst 
be remembered that the criginel extiautes were made in October 1961 with- 
oat benefit of plans and specifications which were scheduled fcr completion 


lad] spec 

in eesordance with information by the ayetens study, it be~ 

pion apperent thet sertein sotiennas Gar mast be added. In efdition, Public 

Buildings Service for the first tine wes in s position to analyse the plang 
im respect te their om eriteria, In short, the originel estimates were 
based on incomplete information. ‘They were intented for planning purposes 
coly, end I om sertain that this wes weda clear to Mr. Mesy at the time, 


The total imarease in estineted costs ancante to €5,204,235, amd re- 
sults from cheages in the major categories of cost as shom below: 


General Construction $2,756,276 $ 4,064,928 

Mechanical 2,393,222 4, 583,145 

Klectr(eal. 1,492,576 1,606, 836 
300, 000 


Total Construetica 6,895,974 14,480,509 
(Rounded to) 6,900,000 11,480,000 


A&B C: PRS Charges 615,165 1,239,400 
25X11 nara 302000 woe HD 
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Mr. Robert Amory, Jr., Buresu of the Budget 


A further analysis of the increased estimated cost shows thet 
it is attributable to the following specific items: 


a, Demolition estimates were based on leaving the old X-ray 
lab in emi leaving the original reof slab inteat. 
As plans deve 1, it was found necessary to demolish the old 
X-ray lab in order to install a eooling tower. Sinilerly, it was 
found necessary to remove nine inches of conorete thet was super~ 
imposed on the old reof in order to reduce the static load on the 

(fifth floor and to gein an additional nine inches ceiling height, 


Eatimated additional sest ~ $100,000, 


b. The original estimate agsaumed the installation of ¢ compresa~ 
or type air conditioning eysten. Further study indicated that vi- 
bration of sash a system might be critical, Concurrently, Public 
Buildings Serviee studies proved that an estimated saving of $80,000 
a year would accrue to the Governsent if a steam absorption system 
utilizing the present stean plant were installed. Additionally, soil 
borings proved that piling was necessary to support the air conditioning 
equipment and cooling towers that were necessery inf | 25 


Eetimated additional cost - $250,000. 


G. The original estimate assumed a cost of $900 per ton for the 
air conditioning distribution system. As plans developed and the volume 
and complexity of the air conditioning syates became apperent, a double 
dust system was determined necessary to meet PBS eriterfa. PBS did not 
have sufficient information to make this determination earlier, After 
taking into consideration the heat producing equipment that is to be 
installed end opereted, and analysing the highly sophisticated controls 
necessary the double duct syste was determined necessary, and the ea- 
timated unit cost of the system increased from $900 per ton to $1900 
per ton, 


Entimated additional coat - $1,300,000, 

a, The original estimate for lighting was based on relatively con- 
ventional stendarde, As plans developed and the special oriteria be~- 
came evident for the necessary refinements, epecial fixtures end addi- 
tional power became 4 necessary requirement. 


Estimated additional cost - $100,000, 


ecuctl 
ene 
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Eatinated additional cost ~ $200,000 


Sere seine: Plan 414 aot envisage eneloned vaelt construction 
of the entive building. P85, tm accordance with ite code requirenente, 
insists on «© sprinkler systea throughout for vaulted areas. 


Entinated additional eost ~ $168,000, 


Eatimated additional cost - $840,000. 


bh. 4 eoeure telephone aysten throughout the belld connect- 
ing sith NSA wee not originally contemplated. otha 


Eatinnted adéitional cost ~ $56,000. 
i. Overtime was not considered in the original estinate. 
Estimated aéditional cost - $345,600, 
ds {a Allowance af $300,080 was mode in the original estinete 
for continguneies. Thie has been tacreased to $800,000 in the current 
eatinete. 
Retimeted additional eost ~ $500,000, 
k. Moedificstions necessary to accommodate the USGS on the sixth 
floor proved more extensive then originally plenned. An elaborate 
to Feplece the corroded pipe that 
to drain corrosive liquids from the lab. 
were nespaesry to meet safety criteria for 
0903 perscmel anf still maintein neeurt security reqeiremente for the NPIC 
portion of the Building, 4n cateide clevater wee required for 30S 
acoess to the sixth floor without interference to NPIC operations, 
Eatimated additional cost ~ $164,000, 
SoG 
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Mr, Robert Avory, Jy., Bureau of the Budget 


1. Physical Security requirements were vague at the time of 
the original estimate. As a result of the vault concept, edditional 
vault doors and vault walla were required at an estimated cost of 
$30,000, More elaborate steel grille were required on a greater 
number of air ducts et an estimated additional cost of $50,000. It 
wes originally planned to utiline ADT security and fire alarm 
and pay an anual rental, It is now planned to purchase Kidde equip- 
went outright, thus avoiding « rental charge of about $20,000 a year, 
This remulted in en increased estimated cast of $50,000. 


Estimated additional coat ~ $130,000. 


m. Speetal requirements for the briefing room have recently 
developed, 


Eatimated additionel cost - $60,000, 


n. Further development of the system study required a modification 
to the originally planned competer room, 


Estimated additional cost - $22,000. 


o. ds plens developed, it wes apperent thet additional ceabinetwork 
(closets, shelves, cabinets, workbenches, etc.) were required. 


Estineted additional cost =» $54,000, 


p. The necessery connection to the[ was not ine 


eTuded 
Estimated additional cost = $30,000. 


q. The necessary comection to the[ sas not ine 
cluded, 


Estimated additional eost - $60,000. 


In addition to these items which are subject to fairly accurate esti- 
mation, there are les specific but nonetheless real increases in cost due 
to acceleration of construction. These include loss of efficiency before 
the final plans were issued ani in some cases, the need for procurement of 
material on the besie of prompt delivery rather than low bid. We estimate 
that this will result in increased costa of $161,400. 


whe 
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‘Mr, Robert Amory, Jr., Bureau of the Budget 


* @mere will be an increase in ARE qoets and FBS charges. The A&E was 
directed te gestae completion of plans and specifications and to furnish 
a representative et the project aite, Also, the scope of work increased 
te the extent that his fee aust be renegotiated. PBS charges for engineering 
and adminiatretion have been greetly increased, due primarily to the type 
of construction eontract that is being administered. On a cost-plus-fized- 
fee contract, ell procurenmt by the contractor hag to be emalysed end 
approved and all expenditures have to be epproved and eudited. PBS has es- 
timated that the coxts of A&E, PES administration end moving sosts will 
total $1,269, 400, rather than $645,165. . 


Eatimated additional cost - $624,235. 


It is hoped that this enalysig will provide you with the information 
you require, 


Sincerely, 


/s/ 


John A, Bross 
Comptroller 
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The 27,959,310 remainder ie a valid figure for comparison purposes. 
Using thie figure the cont per re foot is approximately $16. 
Sar ae ee ertecartens patialag aST05 cence ptaseind 
with our new Headquarters costa indi: 
$22.06 per square foot, and with Federel Office Building #9 which 
ren $17.67 per square foot, 
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3,000 could Reve 
been by elimination of the planters and substitu- 
tien of plaster wells in lfiea of wood 


Seva 
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i. Trem the Lelttation of plamaing to provide a aay facility 
for SVIL, variwsa feres of centrale were eneraiaed te aneare thet 
wegeired capabilities would de provided iz an efficient, ant econasi~- 
cal semeey. The fellewing paragraphs cite same of the more cigni- 

2. ‘The A&Z conteect, which ves aagotiated with BU by dia 
in conjamation vith Agemy pexncmmel, provided comtiauity of «ffert 
throvgh the exteneian of the sarlieg J5/4PK plamsing work. 

3. The peepowale mete by 24k were cxandued is detati ty 
various individudle tu SPIC and final approve) af the renovation to 
be ecommplioned wwe cleared with the ORT. 

4. 54 examined in deted] the proposals for design vith special 
cousiferation givum to the gravth expested in the future of ihe 

G44 expects svat Balldings in that area ie 
future ysars to bu remodeled fer tiret class gemevel purpose and 
otfica usage. In view of thie eousiceration and SPH wehaleal re- 
@tirments, GA acespted the pewponed Guaiga with minor wedi fications 
being wade. GGA omgimeare stuted that the materials aged im renrrating, 
the Snilcdings vere compatible with standards expected of beildings ia 
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3. The Ovive of logistics wratniet e.| |e ee 
oe-site project engiaver for the Agen. 

@. A Special Butiding Prajeet Fluming wats ror{ | 25K" 
was formed to resolve project deikign canlicts ant problane; te pro- 
vide and/or obtain anawers to questions isvalving requirexants pe- 
caliar to the /geney; and to provide the Agency's formeh chuamal for 
all preject aeels. This Staff did not, in any way, Latrude in eoe- 
stametion activity being directed ty ene Public Buildings Service (PRS). 
It resalved prokless that were pomailer to sgeney requirements whieh 
the 75S has molthur the reapomeibdili.y ner capability to reselve. 
ecemehip on the committee is conpesed af’: 


7. GA sssigned a Sali tims enginesr te euperviss amscite eon 
siraction. Gis wtatt varied im strength at times, Det at peek, strength 
&. She Anehitectural Engineering firm sesigned personne) at the 
peaject site for tumediate reselstion of csnetrustion design probless 
oni to provide clase liaise: betwon the eentravtor, the agency, and 
tae ANS firm. These perworsel ware ta addition te theese serving acter 

the direction of GEA construction sugerrisers. 
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S. “A Memater Plan for Constrestion Coapletion smd Geeupency 
petldine| | wes developed ty the Office of iagivtion, the 
Sujective wl this plen was to identify pleasing sequizneants and 
AiG saeeniial t@ achievanant of a golag MPIC pro@uction ¢az2- 
witity is[ |p 5h Demember 2552, ane to wasagn responsi 
bilities for thedis sccosplishacat. Tale ples wes approred by the 
DS est hed the conourrences of she Rameutive Olrectar, ie Director 
oc Eric, the Rireutor of Camanicetions cot deeurity, ead the Chief, 
Motiesk Stal¥. 

is. 54 semeleec astherity t¢ @ut off further chauges te design 

ai. aadsty dcntrel wae amerciecé hy Oi in review af the dnaign, 
Smginetes tiabed tuat there was nea commtruction weiek differed fran 
coral U2; tomstruction, astapt thet required by the teciaical ayetem 
te be opewebed ic the facility. 

ig. Clase curt eenteol ves avcomphighed by auditers und cstiaators 
af Gi; on abl expeniiteres te iuclute all ehange orders Lsitinies. 
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